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WHERE FATAL ACCIDENTS OCCURRED IN 1947 


The specially-marked map of North Carolina above, prepared by Highway Commission Traffic Engineer 
R. A. Burch, shows graphically the number and location of fatal traffic accidents in the State during 1947. 


A recent report by Burch indicates that the major cause of these accidents lay in careless driving. 


Com- 


mission engineers are constantly striving to eliminate any physical deficiencies from the roads which might 
make it possible for accidents to occur. 


PRICE TRENDS 


AND SUPPLY 


BY R. G. KING 
Purchasing Department 


Shortages, disappearing in re- 
cent months, appear to be on their 
way back again. A return of many 
shortages probably will go along 
with expanding armanent. 

Clothing, shoes, metal products 
and equipment needed by more men 
under arms will help to soak up 
what had started to be surplus in 
many items. Man power that has 
started to become abundant is likely 
to become less plentiful again as 
military needs for more men are 
met. 

Shortages will spread, become 
more noticeable as increased spend- 
ing for defense gets under way. 
Once rearmament takes hold, civi- 
lians all along the line may be 


orced by events to share more and 
ore with the military. In sharing, 


che use of rationing may have to 
be revived. 

New houses will bump against a 
limit in materials. Copper, steel, 
metal products om many kinds are 
going to tighten again, in the view 
of Government officials. That raises 
the prospect of building delays 
caused by shortages of nails, gut- 
tering, plumbing and heating eqiup- 
mment. What was to have been a 
softening of the housing market 

(Continued on page three) 


Commission Approves Construction Work 
At Session Highlighted By Fund Outlay 


———— Oe paldann aht Atshnetse Deir. 
Raleigh.—In a move to give the| amounted to $319,982.03, but Gra- 


go-ahead signal for a major 
amount of spring and summer con- 
struction work, the members of 
the State Highway and Public 
Works Commission at their meeting 
on March 30 approved road con- 
tracts totaling $2,852,091.19 and 
low bids for the construction of 
four new prison camps at a cost 
of more than $319,000. 

Road contracts approved by the 
Commission subject to the approval 
of the Public Roads Administration 
in the case of the 11 Federal-aid 
jobs, included work in Gates, 
Washington, Cumberland, Chatham, 
Rowan, Union, Alleghany, Cleve- 
land, Buncombe, Lincoln, Catawba, 
Burke, Bladen, Brunswick, Wilson, 
Nash and Mecklenburg counties. 
Heaviest emphasis was laid upon 
asphalt surfacing of rural roads, 
but the projects approved also in- 
cluded the contract for construction 
of the West Asheville Bridge. 

New prison camps to be con- 
structed will be located in Nash, 
Hertford, Sampson and Carteret 
counties and will replace present 
cage-type camps which Chairman 
A. H. Graham told the members 
of the Commission “are a disgrace 
to any progressive state like North 
Carolina.” Total low bids for the 
construction of the four new camps 


ham stated that a portion of this 
amount might be reduced through 
elimination of of the construction 
of a district office at the Nash coun- 
ty camp. Prewar prison camps, the 
Chairman noted, cost the State 
approximately $44,000 each, and 
did not include central heating. 
The current price of approximately 
$80,000, including central heating, 
he said, was not out of line with 
present building costs. 

Upon invitation of Commissioner 
Merrill Exans of Ahoskie, the 
Chairman and members of the 
Highway Commission were extend- 
ed an opportunity to visit the First 
Division for a three-day period at 
some time within the next three 
months, but gave no official re- 
sponse to the invitation. Chairman 
Graham remarked that the enter- 
tainment facilities of the coastal 
area were unparalleled, and a num- 
ber of the Commission members ex- 
pressed their desire to visit the 
area at some time in the future, 
although they gave no indication 
that they would be able to make 
the trip en masse. 

Second Division Commissioner 
John G. Clark and Fifth Division 
Commissioner George W. Kane re- 
quested, and were given approval, 

(Continued on page three) 
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Road Factors’ Effect 
On Accidents Shown 
By Traffic Engineer 


Raleigh.—In a recently prepared 
analysis of accidents occurring on 
North Carolina highways last year 
the State Highway and Public 
Works Commission’s traffic engi- 
neer, R. A. Burch, has arrived at 
the conclusion that not more than 
8.1 per cent of vehicular accidents 
can be attributed to road deficien- 
cies. 

Noting that there is no exact 
method for determining the causes 
of highway accidents, Burch in his 
study sets up a list of the 22 most 
common causes of accidents. Eight 
of these possible causes can be at- 
tributed to drivers of vehicles, seven 
can be blamed upon road conditions, 
and the remaining seven must be 
classified as miscellaneous. Using 
this list as a point of reference, 

(Continued on page three) 


Dodge Makes Address 
To Civic Club Group 
At Roxboro Meeting 


Roxboro.—‘Safety is everybody’s 
business, not just that of the safety 
engineer or of supervisory person- 
nel,” State Highway Commission 
Safety Director James P. Dodge 
told approximately 125 members of 
four local civic clubs meeting here 
March 30. 


“Unless we personalize safety, we 
can never hope to make any ap- 
preciable progress,” Dodge assert- 
ed, reminding the group that “safe- 
ty means that every individual 
must think and act safely every 
minute of his day on the job, in the 
streets, and in the home.” 

Speaking from his experience 
with highway personnel, Director 
Dodge told the civic club members 
that organized efforts to reduce 
injuries and costly accidents to men 
and equipment had paid off for the 
State Highway and Public Works 
Commission. Fewer hours of work- 
ing time have been lost and less 
expense through damage to equip- 
ment has been incurred since the 
inauguration of a state-wide safety 
program for the highway group of 
approximately 9,000 employes, he 
said. 

The history of North Carolina 
has been closely associated with 
safety, the safety engineer noted, 

(Continued on page three) 
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A SIGNIFICANT STUDY 


Insofar as it tends to coun- 
teract previous false impress- 
ions, and also to poss a very 
real problem, the accident 
cause report recently com- 
pleted by Traffic Engineer R. 
A. Burch is a cery significant 
study. 


The scope and range of the 
study was great, and in at- 
tempting to work out a basis 
for the evaluation of accident 
causes, the traffic engineer 
performed a valuable servie. 


The amount of actual effect 
which the physical condition 
of highways has had upon 
accidents in North Carolina 
has been estimated before, but 
these estimates often have 
been based upon false pre- 
mises and have arrived at 
false conclusions. In some of 
the so-called surveys, every 
accident for which some un- 
favorable highway condition 
has been reported has been 
classed as “caused by the con- 
dition of the highway.” 

In his report, Engineer 
Burch found that in aapproxi- 
mately eight per cent of ac- 
cidents reported, a highway 
deficiency was a major cause, 
but usually not the only cause 
of the accident. Certain fac- 
tors, such as poor sigh dis- 
tance and dangerous curves, 
were listed as the most im- 
portant ways in which high- 
way conditions could cause 
. accidents. 


The responsibility of the 
State Highway and Public 
Works Commission does not 
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stop at the mere building of 
roads and highways, for it 
also extends to the problem of 
building them safely. This lat- 
ter consideration is one of 
primary importance, and one 
which can hardly be given too 
much attention.. Burch has 
served the public in drawing 
an accurate picture of acci- 
dent causes, and has served 
the highway engineering staff 
in attempting a close analysis 
of a problem which vitally 
affects progress in highway 
safety. 


EDITORIAL COMMENT 


WHERE NEED IS GREAT 
The State Highway Com- 
mission has allocated $2,500,- 
000 to the ten highway divi- 
sions for use on roads leading 
to market, school, church and 
other community centers in 
the rural areas of the State. 
To this parcel of good tid- 
ings to farm folk comes the 
assurance of Governor Cherry 
that approximately $5,000,- 
000 in highway surplus funds 
is expected to be available for 


the improvement of the se- 
condary road system this 
year. 

With the costs of road con- 
struction and improvement on 
the up and up, these funds 
are not by any means too 
large. In fact, in comparison 
with State-wide needs in rural 
road improvement, the sum 
seems very small. But it will 
do as a starter, provided lar- 
ger appropriations are con- 
stantly added until the secon- 
dary road system of the State 
is placed in the condition 
which the farmers and other 
taxpayers have the right to 
expect.—Winston-Salem Jour- 
nal. 


A gentleman was much sur- 
prised when the good looking young 
lady greeted him by saying, “Good 
evening.” He could not remember 
ever having met her before. 

She evidently realized her mis- 
take, for she apologized and ex- 
plained: “Oh, I’m so sorry. When 
I first saw you I thought you were 
the father of two of my children.” 

She walked on, while the man 
stared after her. She did not 
realize of course, that he was un- 
aware that she was a school teac- 
her. 
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Today’s Chuckles 


Major: “What is a maneuver?” 
Bill: “Something you put on t 

grass to make it green, sir.” 
* * * 


Ella: “Tell me, my handsome 
sailor, how did you learn to kiss so 
divinely?” 

Sailor: “I’m the guy who blows 
the bugle.” 

* * * 

“What a lovely fur coat—what 
did it cost?” 

“One single kiss.” 

“That you gave your husband.” 

“No: That he gave the maid.” 

: * * * 

A woman resident in China re- 
monstrated with her house-boy for 
taking her linen into her bedroom 
without knocking. 

“That all right, missy,” said the 
native, “every time come, lookee 
through keyhole, nothing on, no 
come in.” 

* * * 
The difference between amnesia and 
magnesia is the fellow with amnesia 
doesn’t know where he is going. 

* %* * 

Salesgirl to customer: “Yes, 
madam, our girdles come in fixed 
sizes- small, medium, large, wow 
and holy mackerel!” 

* * * 

Girl: “Father, did you paint the 
porch seat yesterday?” 

Father: “Yes, Why?” 

Girl: “Well, Harold and I sat on 
it last night and Harold got paint 
on his pants.” 

The sergeant was taking parti- 
culars from a new recruit. 

“Are you married?” 

“Yes, sir.” 

“Any children?” 

“Yes, sir. Five girls and four 
boys.” 

“Nine altogether.” 

“No, sir. One at a time!” 

* * * 

Sunday School teacher: Who was 
Eve?” é 

Bright Scholar: “The first 
chicken that ever ruined a man’s 
garden!” 

* * * 

Three year old Sandy was taken 
to the hospital to see his new baby 
brother. The tape attached to th 
baby’s leg, wih his name on i 
caught the boy’s eye. Turning to 
the nurse he said: “Why don’t they 


take the price tag off?” 
* * * 


Voter: “I wouldn’t vote for you 
if you were St. Peter himself.” 

Candidate: “If I were St. Peter, 
you wouldn’t be in my district.” 

+7 Be 

There is good in everything. If 
ancients hadn’t neglected bathing 
nobody would have invented per- 
fume. 
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Division Roundup 


The meeting of the District En- 


@ and Maintenance Super- 


visors in the Fifth Division was 
held in the division offices on Tues- 
day, March 23, 1948, for the pur- 
pose of discussing a number of 
matters pertaining to the work; 
namely, the repairing of the dam- 
age resulting from the severe win- 
ter weather, the discussing of the 
betterment program for 1948 con- 
struction season, the retreatment 
program for the current year, the 
status of the maintenance budget, 
as well as discussing ‘the best 
methods to be used in connection 
with the repairing of the damage 
to the road system. 

Also in attendance at this meet- 
ing were Mr. K. R. Scott, Bridge 
Maintenance Supervisor, Mr. Joe 
M. Hough, Division Road Oil Super- 
visor, Mr. D. B. Thomas, Division 
Mechanic, and Mr. J. M. Barnes, 
Division Prison Supervisor. 

A meeting of the Fifth Division 
Safety Committee waas held at the 
termination of the above meeting 
and emphasis laid on the objective 
of the Fifth Division for the current 
year in this respect. 

This meeting will be followed by 
a similar meeting in about 30 days 
or just prior to the beginning of 
the betterment program. 


ROAD FACTORS’ 


(Continued from page one) 
Burch has classified individually 
each of the 5,787 rural accidents 
reported to the State Highway and 
Public Works Commission last year. 

In a majority of the accidents 
considered, Burch found that the 
fault lay with the driver of the 
vehicle, so far as could be deter- 
mined from the accident report. In 
his report, 73.3 per cent of the 
total number of causes of accidents 
were classified as “driver causes,” 
while 8.1 per cent were listed as 
“highway causes” and 18.6 per cent 
of the causes as miscellaneous. In 
few of the cases studied, Burch 
pointed out, could the total blame 
for the accident be fixed upon any 
single cause, for several factors 


@:: included among the causes of 
~SMBalmost every accident. 


In commenting upon the findings 
in the analysis, Burch states: “The 
above percentages indicate the 
great need for education of drivers. 
The eight per cent caused by High- 
way Effect is small, but it is high 
enough to demand the attention of 
the Highway Commission and its 
engineers.” Cited by Burch as both 
potential and actual causes of ac- 
cidents were curves, narorw brid- 
ges, bad shoulders, limited sight- 
distance and inadequate signs. 


HOW IT WILL BE SPENT 


NORTH CAROLINA HIGHWAYS & PUBLIC WORKS 


Pledged tor use on the rural roads of the State, an appropriation of 
$2,500,000 on April 1 was made available to the Highway Commission 


by order of Governor Cherry. 


The divisional allocation below was 


made by the Commission on the basis of population, area, motor vehicle 
registration and county road mileage for each of the highway units 


involved. 

DIVISION PER CENT ALLOCATION 
First 8.824 $220,600.00" 
Second 9.066 226,650.00 
Third 9.818 245,450.00 
Fourth 10.026 250,650.00 
Fifth 11.100 277,500.00 
Sixth 10.301 257,525.00 
Seventh 10.944 273,600.00 
Eighth 9.935 248,375.00 
Ninth 10.572 264,300.00 
Tenth 9.414 235,350.00 
Totals 100.000 $2,500,000.00 


PRA Figures Reveal 
1947 Highway Costs 
Reached Record Sum 


Washington. — During 1947 an 
estimated $1,154,000,000 of high- 
way construction was put in place 
throughout the United States, a 63 
per cent increase over the 1946 ex- 
penditure of $706,000,000, the Pub- 
lic Roads Administration of the 
Federal Works Agency has reveal- 
ed. 

Breaking the total 1947 figures 
down into smaller units, PRA of- 
ficials estimated that $586,000,000 
of the total amount spent by the 
staes came under he Federal-aid 
highway program. Independent 
State work was estimated to have 
cost $246,000,000 and work done at 
the local level in certain states at 
$322,000,000. Federal-aid activity, 
the report shows, was up 82 per 
cent over 1946 figures; local work 
up 49 per cent; and independent 
State work up 46 per cent over the 
figure for the previous year. 

Assessing the financial aspects of 
1947 highway construction in the 
United States, the Public Roads 
Administration estimated that work 
done last year for a total sum of 
more than a billion dollars could 
have been performed in 1939 at a 
cost of approximately $600,000,000. 
In the matter of physical volume, 
PRA experts have figured that 
1947 road work was 31 per cent 
lower than the 1925-41 yearly aver- 
age. Among states whose physical 
volume of road work was higher, 
rather than lower, was North Caro- 
lina. 

Contracts awarded for highway 
construction in 1947 were valued 
at $1,096,000,000 by the Office of 
Economic Research, which estimat- 
ed this figure to be 18 per cent 
higher than the total awarded in 
1946. Federal-aid contracts were 
up 25 per cent, the OER found, 
while the average of State contracts 
was up 12 per cent. 


PRICE TRENDS 


(Continued from page one) 
this year will be headed off if de- 
lays become general. 

Gasoline and fuel oils are to be 
in tighter supply when military 
training operations are increased. 
With more planes and motorized 
equipment in use, there is to be 
less gasoline for civilian motorists 
this summer. Fuel oil for homes, 
factories and stores is to be at 
least as hard to get next winter as 
it was last. 

Steel is to be one of the first 
materials affected by rearmament. 
When rearmament gets under way, 
demands made on steel mills are 
likely to be far in excess of their 
ability to produce. 

Other metals like lead zine and 
tin are in much the same position. 
All are scarce even now. Shortages 
of these are exepcted to become 
acute. 

Meat will be hard to buy this 
summer, even without a vast mobili- 
zation effort. Supplies are to be 
smaller than those of last summer. 
Demand, already greater than it 
was then, is to be still greater when 
Government-spending for arma- 
ment begins ot boost income. There 
is to be increasing pressure for 
rationing and price ceilings for 
meat. 

Markets and prices will be 
strengthened by the demand for 
materials. The mere prospects that 
there may be rearmament and more 
use of scarce materials for arms 
may lead to a scramble for goods. 
Even in farm commodity markets, 
prices that have been tending to 
sag may start rising again. The 
fear of deflation may give way to 
renewed fears of more inflation. 

The young of the white bass are 
generally found on the leeward side 
of the lake on a windy day, while 
older fish are almost invariably on 


the windward side. 
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FREEDOM IS ENDED 

_ Hard Holt 63, a man who ex- 
pected to live out the rest of his 
days in freedom, probably was 
not expecting the long arm of the 
law to reach out and grab him on 
March 25 in Ledbetter, North 
Carolina, but that is just what it 
did. 

Painting a house when officers 
and prison officials closed in on 
him, Holt at first appeared not to 
believe that he could be wanted 
at Central Prison in Raleigh, but 
recalled the reason for his sudden 
arrest after a minute of thought. 

Holt had been at large for 34 
years, and had traveled as far 
away from home as California. 
Twice in other states, he said, he 
had been fingerprinted, but he 
had never been turned over to 
North Carolina authorities. 

The reason for Holt’s long 
freedom was simple. He was 
sentenced in January, 1914 to 
serve ten years for second degree 
burglary, and ten months later 
escaped from the Caledonia Prison 
Farm. No fingerprint records 
were kept in 1914, so Helt was 
successful in a long career of 
evading the law. 


DODGE MAKES 


(Continued from page one) 


reminding his hearers that North 
Carolina’s first real governing body 
was a “committee for safety,” 
whose activities included political 
safety. The continuing interest of 
local groups in safety is the basis 
upon which progress in the safety 
movement in North Carolina must 
be made, he said. 


The joint meeting of the civic 
clubs here was sponsored by the 
Roxboro Business and Professional 
Women’s Club whose president, 
Mrs. A. F. Nichols, made introduc- 
tory remarks before the address of 
the evening. Singing was led by 
W. Wallace Woods, Secretary of 
the Roxboro Chamber of Com- 
merce. 


COMMISSION 


(Continued from page one) 


for allocations of $4,000 and $4,500 
respectively for the purpose of buy- 
ing lots upon which to build divi- 
sion offices at Greenville and 
Greensboro. Present quarters at 
those two places are located upon 
rented property. 

The tentative date of the next 
leting was set for April 27 and the 
date of the next Commission meet- 
inng for April 29. Nine members 
of the Commission were present, 
Seventh Division Commissioner Ben 
E. Douglas being detained in Char- 


_|lotte because of illness. 
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RELOCATION OF U.S. 501 


NORTH CAROLINA HIGHWAYS & PUBLIC WORKS 


“ 


Taken at a point approximately six miles north of Durham, the 
picture above shows preliminary work in clearing the right-of-way for 


a four-mile stretch of new pavement on U.S. 501. 


The contract for the 


relocation job was awarded to the J. P. McGuire Construction Com- 
pany of Durham, which submitted a low bid of $156,652.00. (Photo by 


W. K. Mingis.) 


Report Is Released 
On Asheville Survey 


| March Escape Record 


Continues Low Trend 


For Officials’ Study|Set During February 


Asheville.—Results of an orgin- 
destination traffic survey made here 
last July and August and now com- 
piled in the form of a 59-page re- 
port by the Division of Statistics 
and Planning of the State High- 
way and Public Works Commission, 
have been made available to city 
officials here for study and future 
action. 


Material secured during the sur- 
vey, and discussed exhaustively in 
the report, included travel speeds, 
origin and destination of traffic, 
hourly traffic patterns, crossing of 
the French Broad River, out-of- 
state traffic and classes of commodi- 
ties hauled by commercial vehicles. 

Recommended in the report were 
“efficient use of the facilities which 
we have,” improvement of existing 
facilities, and the making of deci- 
sions in the near future on an over- 
all traffic plan for Asheville’s future 
development. 


“Only a broad and major under- 
taking will be worthwhile,’ the re- 
port states in summarizing its brief 
for traffic improvements here. “A 
single project, designed merely to 
absorb available funds, will be 
worthless unless it is a part of a 
well considered long range plan. 
And, of course, the plan itself will 
be of value only to the extent that 


it is followed year after year, with 
ultimate achievement requiring per- 
haps five to 15 years.” 


Raleigh. — Totaling eight in 31 
days, the number of escapes from 
North Carolina prison camps dur- 
ing March almost equaled the six- 
year low of seven escapes in one 
State yea 
month established 
State Penal Director Clyde 
Robinson nhas announced. 


The low rate of escapes for Feb- 
ruary was attdibuted by prison 
authorities to the extreme winter 
weather existing then, but they are 
now a a loss to assign a reason 


in February, 
0. 


Raleigh. — Low bids totaling 
$3,008,207.19 were received March 
30 by the State Highway and Pub- 
lic Works Commission on a list of 
19 projects covering 119.28 miles 
in 19 counties— the largest letting 
held so far this year. 

Heaviest emphasis at the letting 
was laid upon bituminous surfacing 
work, but one project, calling for 
structures for the West Asheville 
Bridge, was strictly urban. Com- 
menting upon the letting, highway 
officials noted that there was a 
decrease in competition and a de- 
finite upward trend in _ prices, 
especially on the jobs involving 
plant-mix asphalt. 

Projects included in the letting, 


and low bids, were: 
Federal-aid 

Gates — Grading, bituminous surfacing 
and structures of 8.84 miles from a point 
on US 158 approximately six miles north- 
east of Winton northeast to Virginia state 
line on NC 37, Sam Finley, Inc., Atlanta, 
Ga.,$293,456.70. 

Washington — Structures on US 64 be- 
tween a point just east of Martin county 
line and a point in Roper, E. W. Grannis 
Company, Fayetteville, $27,725.20. 

Cumberland — Grading and bituminous 
surfacing of 5.19 miles on NC 210 from a 
point approximately 1.6 miles northwest of 
Fayetteville northwest to NC 87, E. W. 
Grannis Company, Fayetteville, $95,629.85. 

Alamance—Grading and bituminous sur- 
facing of 2.12 miles on NC 87 from a 
point approximately one mile south of 
Reedy Fork Creek north to a point ap- 
proximately 3,000 feet north of Haw River 
bridge, B. D. Gentry Const. Company, 
Ine., Walnut Cove, $128,202.50. 

Chatham—Grading, bituminous surfacing 
and structures of 8.3 miles from a point on 
US 15 and _US 501 south of Pittsboro 
southeast to a point on US 1 in the 
vicinity of Moncure, D. W. Winkelman 
Company, Inc., Greensboro, roadway, $188,- 
039.80; John H. Brinkley, Thomasville, 
structures, $32,489.50. 

Rowan—Grading, bituminous surfacing 
and structures of 5.54 miles from a point 
on NC 801 three miles east of Bear Poplar 


for the low rate continuing, except | north to a point two miles south of US 70, 


that all possible safeguards against 
escapes are being employed. 
Compared with the March escape 
rate, the recapture rate was much 
higher, with a total of 13 former 
prisoners taken back into the cus- 
tody of the State. 
Escape Ratings 
Escape Ratings for the month of 
March were: 
Three Star 
(No Escapes) 


Central Prison and all others 
with the exception of the following. 


Two Stars 
(One Escape) 
Rowan 707, Macon 1009, Meck- 
lenburg 704, Goldsboro Hospital. 
One. Star 
(Two Escapes) 
Moore 606, Gaston 905. 


and from a point on US 70 1.6 miles south- 
east of Barber northeast to a point on NC 
801 near Woodleaf, Eidson Construction 
Company, Mocksville, roadway, $125,029.40 ; 
Wilson Construction Company, Inc., Salis- 
bury, structures, $38,894.90. 


Union—Grading, bituminous surfacing 
and structures of 9.4 miles on NC 84 from 
junction with NC 16 at Weddington east to 
a point in vicinity of Wesley Chapel and 
New Town road, and from NC 16 west via 
Marvin to South Carolina state line on 
county road, Dickerson, Inc., Monroe, road- 
way, $129,048.80; Dickerson, Inc., Monroe, 
structures, $22,679.50. 


Alleghany—Grading, bituminous surfac- 
ing and structures of 3.55 miles on NC 18 
from a point approximately five miles east 
of Sparta northeast to a point approxi- 
mately six-and-one-half miles west of Blue 
Ridge Parkway, W. E. Graham & Sons, 
Cleveland, roadway, $140,329.15; John H. 
Brinkley ,Thomasville, structures, $75,706.- 
80. ; 

Cleveland—Grading, bituminous surfacing 
and structures of .52 miles on NC 150 from 
a point approximately 1.5 miles north of 
South Carolina state line to a point ap- 


Largest Letting Of Year Brings Low Bids 
Totaling $3,008,207 On Nineteen Projects 


ce) 
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proximately 8.1 miles of Boiling Sprin: 
Bowers Construction Company, Raleigh, 
$141,556.80. 

Buncombe—Structures on US 19 and US 
28 for bridge over French Broad River at 
Asheville, Bowers Construction Company, 
Raleigh, $811,817.04. 

Lincoln-Catawba — Grading, bituminous 
surfacing and structures of 7.46 miles from 
NC 18 at Crow’s Funeral Home north to 
a point approximately 7.1 miles southeast 
of Valdese, Lavender Bros., Earl, roadway, 
$144,671.60; Wilson Construction Company, 
IInc., Salisbury, structures, $48,376.00. 


State Betterment 
Bladen—Sand asphalt surfacing of 15.1 
miles on NC 87 from Bladen-Columbus 
county line northwest toward Elizabeth- 
town, Brown Paving Co., Lexington, $73,- 
956.30. 


Brunswick—Sand asphalt surfacing of 
13.6 mile son US 17 from Supply north to 
junction with NC 3803, Atlantic Bitulithic 
Company Washington, D. C., $95,816.00. 

Brunswick — Bituminous surfacing of 


‘|9.75 miles on NC 180 from Smiths toward 


Supply, Ballenger Paving Company, Green- 
ville, S. C., $47,494.50. 


Wilson—Grading and -bituminous surfac- 
ing of 8.85 miles on NC 42 from intersec- 
tion with US 301 one mile east of Wilson 
city limits east to Edgecombe county line, 
Exum-Cline Construction Company, Rocky 
Mount. $63,825.00. ’ 


Wilson—Grading and bituminous surfac- 
ing of 7.07 miles from a point in US 264 
approximately 4.9 miles southeast of Wil- 
son east to Edgecombe county line, Exum- 
Cline Construction Company, Rock Mount, 
$70,922.00. 


Randolph — Structures for bridge over 
Little River on county road between Sea- 
grove and Pisgah, B. D. Gentry Construc- 
tion Company, Inc., Walnut Cove, $27,- 
918.50. - 


Wilson-Nash — Grading and bituminous 
surfacing of 7.2 miles on NC 58 from a 
point near the northwest city limits of 
Wilson north to NC 95, Exum-Cline Con- 
struction Company, Rocky Mount, $71,- 
184.00. 

Mecklenburg—Bituminous surfacinng of 
8.5 miles on US-21 and US 521 from end 
of wide pavement on South Boulevard in 
Charlotte to wide pavement in Pineville, 
Blythe Bros. Company, Charlotte, $113,- 
948.35. 


Veteran Prison Employe 
Struck, Killed By Train 


Raleigh.—Carl Albert Griswold, 
40, veteran Central Prison em- 
ploye and superintendent of the 
tobacco shop there for the past 
several years, was killed instantly 
April 7 when he was struck by Ge 
train near his home at Millbrook 
Death resulted from a fractured — 
skull. 

Funeral rites were held April 8 
at 3:30 p.m. from the Yelverton 
Funeral Home. The Rev. Jimmy 
Morris, pastor of Calvary Baptist 
Church, was in charge of the cere- 
mony. Interment followed at Oak- 
wood Cemetery. 

Griswold is survived by his wife, 
his mother, and two children, all 
of the home here. 


